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UNCLASSIFIED 

PAGE 01 STATE 100680 
ORIGIN FBOE-00 


Message Text 


INFO OCT-01 EUR-12 ISO-00 A-01 SY-05 ABF-01 /020 R 


DRAFTED BY A/FBO:REPROSSER:ADC 
APPROVED BY A/FBO:CVSWAN 
EUR/EX:PBOFINGER (PHONE) 
A/SY/FO:AHANREHAN (PHONE) 

108080 201926Z/45 

R 192206Z APR78 
FM SECSTATE WASHDC 
TO AMEMBASSY ROME 
INFO AMCONSUL FRANKFURT 


UNCLAS STATE 100680 


FRANKFURT FOR RSS, RTC 
E.O. 11652: N/A 


TAGS: ABLD, ASEC 

SUBJECT: COUNTER-TERRORISM - EBO FUNDED PROJECT - PUBLIC 
ACCESS CONTROLS - PROPERTY NO. X01004 


REE: RSO MEMORANDUM, EEBRU ARY 21 

1. AUTHORIZED TO MAKE IMPROVEMENTS TO CONSULAR BUILDING 
LOBBY AS PROPOSED IN REFERENCE MEMO AND ATTACHED 
CONCEPTUAL DRAWINGS EXHIBITS 1 AND 2 AT ESTIMATED COST 
DOES. 14,400 PROVIDED EBO ARCHITECT HERLIHY REVIEWS AND 
APPROVES DETAILS OF COUNTER DESIGN, MATERIAL USED, EINISH 
AND COMPATIBILITY OF ELECTRICAL, LIGHTING AND HVAC 
SYSTEM. 


2. XJ-3250 ALLOTMENT CODE 212 DOES. 14,400 FOLLOWS. CHRISTOPHER 
UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 jan 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 19 apr 1978 

Decaption Date: 01 jan 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 jan 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1978STATE1 00680 

Document Source: CORE 

Document Unique ID: 00 

Drafter: REPROSSER:ADC 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7801 69-0787 

Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1978/newtext/t19780438/aaaabgdc.tel 

Line Count: 47 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 764201 ab-c288-dd1 1-92da-001cc4696bcc 

Office: ORIGIN FBOE 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 1 9 apr 2005 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2911601 
Secure: OPEN 
Status: NATIVE 

Subject: COUNTER-TERRORISM - FBO FUNDED PROJECT - PUBLIC ACCESS CONTROLS - PROPERTY NO. X01004 
TAGS: ABLD, ASEC 
To: ROME 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/764201 ab-c288-dd1 1 -92da-001 cc4696bcc 
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